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SCHEDULE OF INVOICES 


INVOICE 

NUMBER 


48717 

48718 

48719 

48720 

48721 
48723 
48840 


CONTRACT TOTAL 
ITEM NO . EXPENSES 

20 $54,664.25*4 

46-50 30,471.11'' 

43-45 41,231 .02*' 

21-25 55,679.03^ 

1-9 95,836.71*' 

26-31 315 , 105 . 64 / 

10-17 341,695.95^ 

$ 934,683.71*/ 


LESS COST OF ITEMS DELIVERED EXPECTED 

& UNRECOUPED PROGRESS PAYMENTS PAYMENTS 


$49,831.35 ,// 
19,102.86*' 
39,830.35*/ 
53, 771 . 10 ^ 
88,537.38*' 
296,806.40*^ 
324.984.81 V 
$872,864.25*' 


$4,832.90» / 
11, 368 . 25/ 
1,400.67/ 
1,907.93*/ 
7,299.33*y 
18,299.24"' 
16.711.14 ^ 
$61,819.46*' 



a//? T £ d 


q >77 
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SCHEDULE OF INVOICES 


INVOICE 

CONTRACT 

TOTAL 

LESS COST OP ITEMS DELIVERED 

EXPECTED 

NUMBER 

ITEM NO. 

EXPENSES 


PKfMEMTS 

48717 

20 

$54,664.25 

$ 49,831.35 

$4,832.90 

48718 

46-30 

30,471.11 

19,102.86 

11,368.25 

48719 

43-43 

41,231.02 

39,830.35 

1,400.67 

48720 

21-23 

55,679.03 

53,771.10 

1,907.93 

48721 

1-9 

95,836.71 

88,537.38 

7,299.33 

48723 

26-31 

315,105.64 

296,806.40 

18,299.24 

48840 

10-17 

341.695.95 

$934,683.71 

324.984.81 

$872,864.25 

16.711.14 

$61,819.46 
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T".?c lot? 

COPY J OF 7 


April 18, 1956 


George: 

The attached invoices cover a progress payment for Perkin- 
Elmer for costs incurred through March 31, 1956. The 
schedule attached to each invoice gives a detailed break- 
down of the costs incurred, and the contract items against 
which the payment is being requested. 


RVK/dmg 


STAT 
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April 18, 1956 


George: 

The attached invoices cover a progress fftyment for Perkin- 
glaer for costs incurred through March 31, 1956. The 
schedule attached to each invoice gives a detailed break* 
down of the costs Incurred, and the contreet items against 
which the payment is being requested. 


RVK/dng 
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THE PERKIN-ELMER CORPORATION —LI 5 i°Vo 


MAIN AVENUE. NORWALK. CONNECTICUT 

TELEPHONE: VICTOR 7-2422 


/ OF 3 


I 




SALES ORDER NO. 


REQUESTED DELIVERY 


COMPLETE 

CHARGES 

QUAN. 

SHIPPED 

AMOUNT 

$ 

i 5 ^, 66 : 4.25 












Sanitized Copy Approved for Release 2011/01/18 : CIA-RDP89B00709R000300680001-1 


• SCHEDULE SUPPORTING PROGRESS PAYMENT INVOICE 
TOTAL COST BASIS 




CONTRACTOR'S NAME 'To. C t 

M AJc* Co a) 

CONTRACT NO. \JfalJ J?Q _ DATE 

AMOUNT OF CONTRACT # b* 0 /</. n?> ^ P .P. INVOICE NO. VJLZLZ- 


STATEMENT OF TOTAL COSTS INCURRED FROM yT TO 

(COSTS MUST BE CUMULATIVE TO DATE) 


1. 
2 o 

3. 

4 0 

5o 

6 0 

7, 

9* 

10,, 


12 


¥ 


13, 

15. 


DIRECT MATERIAL (EXCLUSIVE OF PROGRESS 
PAYMENTS TO SUBCONTRACTORS) 

PROGRESS PAYMENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

DIRECT LABOR (OF PRIME CONTRACTOR ONLY) 
INDIRECT MANUFACTURING & PRODUCTION 
EXPENSE (SPECIFY RATE %) 

OTHER DIRECT' COSTS ( I'r ANY SPECIFY) 


r 


o 


St^fAl' 


rf ;■ 


'Jj. 


GENERA.L & AD M INIS? RAT I VE EXPENSES 
(SPECIFY RATE '3.o %) 

TOTAL COSTS (7 ¥1 tJg~*’57 

COST, OR NEGOTIATED COST OR CONTRACT 

PRICE OF I TENS DELIVERED 

TOTAL COSTS SUBJECT TO PROGRESS PAYMENT 

(9 LESS 10) 

DEDUCT PROGRESS PAYMENT (S) TO 
SUBCONTRACTOR (S) 

BALANCE (U LESS Vz) 

-- a - % OF LINE *3 
C3ffnrACfOR»S OWN COSTS ELIGIBLE FOR 
PROGRESS PAYMENTS ( 13 LESS M » 



Vs :* 7-T. Vy 
V?. 3 7J~. 


$ 


LjLLLlLL 

T^ UdaJCi±L 


% IJdJJL 

— 0 ~ 

• JL ~H±. l£ 

■- a ~ 


T V, V 2 3 ■ <j o 


ISo 

n\ 

18„ 

19, 

20 , 
21, 
22 , 
23, 

24* 


25, 

26 „ 
27, 


GROSS AMOUNT ELIGIBLE FOR PROGRESS 
PAYMENT (12 PLUS if.) 

TOTAL AMOUNT OF PR OGRCS:. PC.YYr ' • E ' ' ' 

RECOUPMENTS 10 DAT:.. AS M/.j,, BY ;V ; IR. v 

OFFICER 


UNRECOUFED PROGRESS PAYMENTS (17 

BALANCE (16 LESS 19) 

AOUNT IN LINE 16 ABOVE 


TOTAL CONTRACT PRICE 
CONTRACT PRICE OF ITEMS 
DELIVERED TO DATE 


% » 'V- ft? 

jiy.jL/ -Lx.lt i. 




K ) 


CONTRACT PRICE OF ITEMS 40 o 0- f 

TO BE DELIVERED TTTTTY 

( 22 LESS 23 ) 

(OR OTHER LIMITATION PERCENTAGE IF 
PROVIDED BY THE CONTRACT) OF LINE 24 C'^\) 
POSITIVE BALANCE , IF ANY (21 LESS 25) 

(IF NEGATIVE, INSERT O) 

NET AMOUNT AVAILABLE FOR PROGRESS PAYMENT 
(20 LESS 26) 


'~XL.<lLL±± 

V 7 t S7. C ( 


$ V 7 3 D . O 


5 £ '* 3 f YO „ 


.^122.14. 


FlZl'JL* 

0 ~ 

$ £ £ 3 * ? D 
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THE PERKIN-ELMER CORPORATION ^ qr 3^ 


MAIN AVENUE, NORWALK, CONNECTICUT 

TELEPHONE: VICTOR 7-2422 


CUSTOMER CODE 

CUST. REQ. NO. 

CUSTOMER ORDER NO. ft DATE 

QUOTE NO. 

NO. 

INV. 

DATE RECEIVED 

DATE ENTERED 

STAT 033 


MEMO 








s 

H 

I 

P 

T 

O 


B 

I 

L 

L 

T 

O 


THE PERKIN-ELMER CORPORATION 
PROJECTOR DIVISION 
P.0. BOX 68 , RIDGEWAY STATION 
L STAMFORD, CONNECTICUT 


r THE INTERNATIONAL SURVEY CORP. 
% MR. JOHN SCHOEMER JR. 

220 EAST i^2ND STREET 
NEW YORK, NEW YORK 


SUBJECT TO RENEGOTIATION 
YES NO 


SALES ORDER NO. 


211.881}. 


REQUESTED DELIVERY 


SPECIAL MARKINGS 


ESTIMATED DELIVERY SCHEDULE 


INVOICE NO. 


lj.8718 


TERMS: 


30 DAYS NET - NO CASH DISCOUNT 


INVOICE DATE 

M 2-56 


DATE SHIPPED 


PPD - COL. SHOW CHGS. 


F.O.B. SELLER’S FACTORY, 
UNLESS OTHERWISE SPECIFIED 


PAR- 

TIAL 


ITEM QUAN- 
NO. T1TY 


PART NO. 


CODE 


DESCRIPTION 


TOTAL EXPENSES TO MARCH 31, 

1956 

LESS; ITEM BILLINGS TO DATE 

UNRECOUPED PARTIAL PAYMENTS 
TO DATE 

AMOUNT AVAILABLE FOR PARTIAL 
PAYMENT 


STAT 

STAT 





g UUHTJ (ACTUIU 

STAT - 


APPROVED BY 

APR 18 1956 


UNIT PRICE 


ITEM 

NO. 


QUAN. 

SHIPPED 


AMOUNT 


% 0 


19.102.86 


30,1}-71.11 


19.102.86 


AUTHORIZED 


I APPROVING OFFICER 




"Srt 


mass 


t> 


/ 



NSb> 


OFFICER 


11.368.25 


PLEASE PAY LAST AMOUNT 


Claims for shortage must bo mado within 4 M* gom goods. Goods will not bs aceoptod for crodlt after 30 days from date of invoice. 
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TOTAL COST BASIS --—f | 

| SAFC 3 7 C £/C 

r C0?Y '3 oK 3 

CONTRACTOR’S NAME r % £ o — — 7~ ' 

ADDRESS Al i &£& QjuL 


CONTRACT wo, KjfaW DATE — * 

AMOUNT OF CONTRACT 3 7 S', ci ^ _P .P. INVOICE NO. 


STATEMENT OF TOTAL COSTS INCURRED FROM, , /--T/I. 

(COSTS MUST BE CIMULATIVE TO DATE) 




1 DIRECT MATERIAL (EXCLUSIVE OF PROGRESS 
* PAYMENTS TO SUBCONTRACTORS) 

2 PROGRESS PAYMENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

DIRECT LABOR (OF PRIME CONTRACTOR ONLY) 
INDIRECT MANUFACTURING & PRODUCTION 
EXPENSE (SPECIFY RATE^%) 

OTHER DIRECT COSTS (IF ANY SPECIFY) 


3 

4 


5 

6 
7 

*8 


S UjjjjJJiL 

C< h'CT 

£J_LLT£ 

— o ~ 


SDSTCTaTC 

GENERAL & ADMINISTRATIVE EXPENSES 
(SPECIFY RATE _ / 3. 0 %) 

a TOTAL COSTS (7 FL.US ^ 
lol COST, OR NEGOTIATED COST OR CONTRACT 
PRICE OF ITEMS DELIVERED 
33,. TOTAL COSTS SUBJECT TO PROGRESS PAYMENT 

(9 LESS 10) , . 

DEDUCT PROGRESS PAYMENT (S) TO 
SUBCONTRACTOR (S) v 
13* BALANCE (II LESS l<) 
uxx «4 ^ o ^ % OF LIKE i.3 ~ 

15. CSUTOCTOR'S CMN COSTS ELIGIBLE for 
PROGRESS PAYMENTS (13 LESS 14) 


JL 

i _ro.r,-r3 

$ Jo V7 /" 


? o <£7 /• Li 


3e. H7/. UL 


% 3 o ¥7 /. // 


16 0 

17 o 

18o 

19. 

20 o 

21 . 

22 , 


GROSS AMOUNT ELIGIBLE FOR PROGRESS 
PAYMENT (12 PLUS 15) nA . .... .. . 

TOTAL AMOUNT OF PROGRESS PA/MEN* >> • 
RECOUPMENTS TO DATE AS M. JJE BY A:- . 

OFFICER 

UNRECOUFED PROGRESS PAYMENTS (17 •'J'.r.'S lc) 

BALANCE (16 LESS 19) 

AOUNT IN LINE 16 ABOVE ^ 

TOTAL CONTRACT PRICE % ULUl 

23 * CONTRACT PRICE OF ITEMS r..? — - 

DELIVERED TO DATE 

24 „ CONTRACT PRICE OF ITEMS J £, LLLJI 

TO BE DELIVERED — — 

*». mt Mother limitation pmc£ntaoe jp v 
PROVIDED BY THE CONTRACT) OF LINE 24C 
26* POSITIVE BALANCE, IF ANY (21 LESS 2 ) 

2>„ mr SSffi^iSSS FOR PROGRESS PAYMENT 
(20 LESS 26) 


i ■ ll 

— o ~ 

$ 3 O Hi i /I 


XLlS^L 


$ 3c- ¥7/. II ' 


/ 9 /cJ.rt 

io nsr 


t l l.iii.i-f 
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THE PERKIN-ELMER CORPORATION 


MAIN AVENUE. NORWALK. CONNECTICUT 

TELEPHONE: VICTOR 7-2422 



\ 3 



FORM FA-3B 


Sanitized Copy Approved for Release 201 1/01/18 : CIA-RDP89B00709R000300680001-1 







Sanitized Copy Approved for Release 201 1/01/18 : CIA-R DP89Bb0709 R 000300680001 -l' V ^ ** 

TOTAL COST BASIS 


1 


CONTRACTOR’S NAME_ 
ADDRESS 




^ v g , A^o/f Co V 


* 2 


CONTRACT NO. 

AMOUNT OF CONTRACT Jf/J 


DATE 


1. 

2 . 

3. 

4 0 

5c 

6 0 

7c 

»8c 

9c 

10 . 

21 . 

W12, 

13. 

♦*♦14. 

15 . 


16. 

17. 

18. 

19. 

20 . 

21 . 

22 . 

23. 

24. 


25 . 

26. 
27. 


^ P.P. INVOICE NO. VjjLLZ 

STATEMENT O/' TOTAL COSTS INCURRED FROM £ 3 £. . TO _ 

(COSTS MUST BE CUMULATIVE TO DATE) 

DIRECT MATERIAL (EXCLUSIVE OF PROGRESS 
PAYMENTS TO SUBCONTRACTORS) 

PROGRESS PAYMENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

DIRECT LABOR (OF PRIME CONTRACTOR- ONLY) 

INDIRECT MANUFACTURING & PRODUCTION 

EXPENSE (SPECIFY RATE *> 

OTHER DIRECT COSTS (IF ANY SPECIFY) 


3-3 /- -Tfe 


$ ixJlkUzl 


- O 


stffi'fsm: 

GENERAL & ADMINISTRATIVE EXPENSES 
(SPECIFY RATE f-) 

TOTAL COSTS (7 7iUS*a7 

COST, OR NEGOTIATED COST OR CONTRACT 

PRICE OF ITEMS DELIVERED 

TOTAL COSTS SUBJECT TO PROGRESS PAYMENT 

(9 LESS 10) 

DEDUCT PROGRESS PA' 'WENT (S) TO 
S UBCO NT R ACT OR (S) 

BALANCE (U LESS 12) 

■ — o ~ % OF LINE 13 

raPfkftCfOR'S OWN COSTS ELIGIBLE FOR 
PROGRESS PAYMENTS (13 LESS 14) 

GROSS AMOUNT ELIGIBLE FOR PROGRESS 

PAYMENT (12 F LUS 15) . 

TOTAL AMOUNT of PROGRESS P;Vj 7;E: t .Y • •• 


1 » LdX — 

k zn^u — 

— O 

3 1 H f 7. t 3 

» . ■ — y * . , , - 

V 7 Y3- 3 1 

7/ l J7 To ’> 

3 9 T 3 0 • 3 : 

\ h±±JlL^ 


/ l/C D \ (. 7 


$ L *L t 0 7 


r IK. 


M ) 





-JH 1,. 


RECOUPMENTS TO DAT! AS MADE SY > 

OFFICER , , 

UNRECOUFED PROGRESS PAYMENTS (i7 iJ. 

BALANCE (16 LESS 19) 

AOUNT IN LINE 16 ABOVE 
TOTAL CONTRACT PRICE S IS£l££Ls^L 
CONTRACT PRICE OF ITEMS 
DELIVERED TO DATE 

CONTRACT PRICE OF ITEMS 4 0 

TO BE DELIVERED — — 

M* (OR^ OTHER LIMITATION PERCENTAGE IP , _£ A k±Ll± 

PROVIDED BY THE CONTRACT) OF LINE 24(?' 

POSITIVE BALANCE, IF ANY (21 LESS 25) 

(IF NEGATIVE, INSERT O) 

NET AMOUNT AVA1LAELE FOR PROGRESS PAYMENT 
(20 LESS 26) 


=£. 


■ m t m * 

_^yjLe52 


o 


% &22A 1 
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THE PERKIN-ELMER CORPORATION 


MAIN AVENUE, NORWALK, CONNECTICUT 

TELEPHONE: VICTOR 7-2422 



CUSTOMER CODE 

CUST. REQ. NO. 

, CUSTOMER ORDER NO. ft DATE 

QUOTE NO. 

NO. 

INV. 

DATE RECEIVED 

date entered 

STAT 

035 


MEMO 








SUBJECT TO RENEGOTIATION 


s r 

h THE PERKIN-ELMER CORPORATION 

p PROJECTOR DIVISION 

t P.O. BOX 68, RIDGEWAY STATION 

L STAMFORD, CONNECTICUT 


p THE INTERNATIONAL SURVEY CORP. 
> % MR. JOHN SCHOEMER JR. 

~ l 220 EAST 1+2ND STREET 

l NEW YORK, NEW YORK 

TERMS: SO DAYS NET - NO CASH DISCOUNT 


SPECIAL MARKINGS 


SALES ORDER NO. 


21,295 


REQUESTED DELIVERY 


ESTIMATED DELIVERY SCHEDULE 


INVOICE NO. 


1|.8720 


INVOICE DATE 

1,-12-56 


DATE SHIPPED 


SHIP VIA 


PPD - COL. 


SHOW CHGS. 


F.O.B. SELLER’S FACTORY, 
UNLESS OTHERWISE SPECIFIED 


PAR- 

TIAL 


COMPLETE 


CHARGES 


ITEM QUAN- 
NO. TITY 


PART NO. 


CODE 


DESCRIPTION 


UNIT PRICE 


ITEM 

NO. 


QUAN. 

SHIPPED 


AMOUNT 

i 


TOTAL EXPENSES TO MARCH 31, 

1956 

LESS: ITEM BILLINGS TO DATE 

UNRECOUPED PARTIAL PAYMENTS 
TO DATE 


# 14 . 5 , 230.35 


t 55,679.03 

j 

.S3 LJZ 1& ™ 


AMOUNT AVAILABLE FOR PARTIAL 
PAYMENT 


I 


r , 9,0 7 .1?.? , 



AUTHORIZED ^fctTllmiG OFFICER 


PLEASE PAY LAST AMOUNT 


Claims for shortage must bo mad* within fivo days from receipt of goods. Goods will not be accepted for credit after 30 days from date of Invoice. 

form fa-sb Sanitized Copy Approved for Release 201 1/01/18 : CIA-RDP89B00709R000300680001-1 
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•SCHEDULE SUPPORTING PROGRESS PAYMEN» INVOICE J 
TOTAL COST BASIS 


'-or ; 3 Ofci 


CONTRACTOR'S NAVE 


^tC 


ADDRESS 


CONTRACT NO. 


V-J2S 


DATE 


AMOUNT OF CONTRACT & 7 A ~<h11. <X> ** P .P. INVOICE NO._j£f7j^£ 

STATEMENT OF TOTAL COSTS INCURRED FRO M J _TO - ? ~ 3/ ' ;£! 

(COSTS MUST BE CUMULATIVE TO DATE) 


1. DIRECT MATERIAL (EXCLUSIVE OF PROGRESS 
PAYMENTS TO SUBCONTRACTORS) 

Z a PROGRESS PAYMENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

3„ DIRECT LABOR (OF PRIME CONTRACTOR ONLY) 
4„ INDIRECT MANUFACTURING & PRODUCTION 
EXPENSE (SPECIFY RATE % ) 

5 0 OTHER DIRECT COSTS ( I? W STECIFY) 


5 0 OTHER DIRECT COS i’S [It ANY 

7 1 

ne o GENERAL & ADMINISTRATIVE EXPENSES 
(SPE T FY R/TE /3 yS) 

9 e TOTAL TS 17 POTEST 
10 o COST, C.t NEGOTIATED COST OR CONTRACT 
PRICE OF ITEMS DELIVERED 
ja. TOTAL COSTS SUBJECT T 1 PROGRESS PAYMENT 
(9 LESS 10) "*■ , 

#*12 0 DEDUCT PROGRESS PAYMENT (S) TO 
SUBCONTRACTOR (S) 

13, BALANCE (11 l ESS 1/:) 

XHHH4* % OF LINE IZ 

15. OT7 r fTOTOR 5 S OWN COSTS ELIGIBLE FOR 
PROGRESS PAYMENTS (13 LESS 14) 


tC 


7 tJlL. Ll 

— O ~ 

V? 173. V£_ 

tyoS- 

rs, w i ll 

y 5~, A 3 c 3 £ 

/ 0 H V 9 S 


16, GROSS AMOUNT ELIGIBLE FOR PROGRESS 

PAYMENT (12 F LUS is) 

If TOTAL AMOUNT OF PROGRESS PAVMT iS Y r > . 

18, RECOUPMENTS TO DATL AS lld)Z BY A- FiK->. 0 

OFFICER . . . 

19, UNRECOUPED PROGRESS PAG TENTS (17 U ) 

20, BALANCE (16 LESS 19) 

21 l. AOUNT IN LINE 16 ABOVE 

22, TOTAL CONTRACT PRICE S 7 7 

23, CONTRACT PRICE OF -TETS .roJXLfi 

DELIVERED TO DATE 

24, CONTRACT PRICE OF ITEMS */ £ 

TO BE DELIVERED — 

(22 LESS 23) 

25, 80* (OR OTHER LIMITATION PERCENTAGE IF 
PROVIDED BY THE CONTRACT) OF LINE 24 

26, POSITIVE BALANCE, IF ANY (21 LESS 25 ) 

(IF NEGATIVE, INSERT O) 

27, NET AMOUNT AVAILABLE FOR PROGRESS PAYMENT 
(20 LESS 26) 


3 C 3 . ? I 


$ / o v t> ^ 




*/Vd7 


'9 0 33- 


s I JAL.11 
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■ the PERKIN.ELMER CORPORATION l w p a r f 10*7 F 


MAIN AVENUE, NORWALK, CONNECTICUT 

TELEPHONE: VICTOR 7-2422 



/ 3 


CUSTOMER CODE 

STAT 

033 

CUST. REO. NO. 

CUSTOMER 

MEMO 

ORDER NO. a DATE 


QUOTE NO. 

NO. 

INV. 

DATE RECEIVED | 

DATE ENTERED 



SUBJECT TO RENEGOTIATION 


s 

H 


T 

O 


B 

I 

L 

L 

T 

O 


r the PERK IN-ELMER CORPORATION 
PROJECTOR DIVISION 
P.0. BOX 68, RIDGEWAY STATION 
^STAMFORD, CONNECTICUT 

l~~ THE INTERNATIONAL SURVEY CORP. 
% MR. JOHN SCHOEMER JR. 

220 EAST i|2ND STREET 
NEW YORK, NEW YORK 


SPECIAL MARKINGS 


TERMS: 30 DAYS WET - NO CASH DISCOUNT 

PPD - COL. I SHOW CHGS. 


F.O.B. SELLER'S FACTORY, 
UNLESS OTHERWISE SPECIFIED 


ITEM QUAN- 
NO. TITY 


PART NO. 


CODE 


DESCRIPTION 


TOTAL EXPENSES TO MARCH 31, 

1956 

LESS: ITEM BILLINGS TO DATE 

UNRECOUPED PARTIAL PAYMENTS 
TO DATE 

AMOUNT AVAILABLE FOR PARTIAL 
PAYMENT 


AT 

AT 


m) to*;# 


LCTSG 


OFFijUBK 


2* 



APPROVED BY 

APR 18 1956 


UNIT PRICE 


SALES ORDER NO, 


24033 


REQUESTED DELIVERY 


ESTIMATED DELIVERY SCHEDULE 


INVOICE NO. 


14.87 31 


INVOICE DATE 

k-12-5k 

COMPLETE 


PA 

TIAL 


ITEM 

NO. 


QUAN. 

SHIPPED 


# 54 , 003.57 

34.53?.e i 


DATE SHIPPED 


AMOUNT 


95,836.71 


88.537.38_ 


4 7.299.35- 


AWTHORIZEpy GEB.TIFYIHG 


5/ 




PLEASE PAY LAST AMOUNT 


Claim* for shortage — -• ^ within flv* da vs from receipt of good*. Good* will not be accepted for credit after 30 day* from date of invoice. 

form fa-sb Sanitized Copy Approved for Release 201 1/01/18 : CIA-RDP89B00709R000300680001-1 
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SCHEDULE SUPPORTING PROGRESS PAYMENT INVOICE 
TOTAL COST BASIS 




CONTRACTOR’S NAME ^ Co 

ADDRESS AJoil QjLzL 

CONTRACT NO. DATE 

AMOUNT OF CONTRACT ^ S'? 3 , 00 ** P .P. INVOICE NO. V f /A/ 


STATEMENT OF TOTAL COSTS INCURRED FROM /-A j-J" TO 
(COSTS MUST BE CUMULATIVE TO DATE) — 


1. 

2 . 

3o 

4© 

5. 

6 0 

7<> 

*8 0 

• 9. 
10, 

22 . 

<HU2 6 

13. 

15. 


DIRECT MATERIAL (EXCLUSIVE OF PROGRESS 
PAYMENTS TO SUBCONTRACTORS) 

PROGRESS PAYMENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

DIRECT LABOR (OF PRIME CONTRACTOR ONLY) 
INDIRECT MANUFACTURING & PRODUCTION 
EXPENSE (SPECIFY RATE %) 

OTHER DIRECT COSTS ( I? ANY SPECIFY) 


SUBTOTaI 


GENERAL & ADMINISTRATIVE EXPENSES 
(SPECIFY RATE / 3-t> % ) 

TOTAL COSTS (7 PTtJS^T 

COST, OR NEGOTIATED COST OR CONTRACT 

PRICE OF ITEMS DELIVERED 

TOTAL COSTS SUBJECT TO PROGRESS PAYMENT 


(9 LESS 10) 

DEDUCT PROGRESS PAYMENT (S) TO 
SUBCONTRACTOR (S) 

BALANCE (U LESS 12) 

% OF LINE 13 

CONTRACTOR » S OWN COSTS ELIGIBLE FOR 
PROGRESS PAYMENTS (13 LESS 14) 


» ZZ rlo. zx 

IX V 9 3 , yp 

o ~ 

f ± LLLlLC 

// o V L 
^ oo 3, ~ 

* 1±£22JJL 

- o ' 

V /. T 33 . / £ ~ 


$ V/. *33, // 


16 0 

17 o 
16, 

19. 

20 . 
21 . 
22 , 

23. 

24. 


25 . 

26. 
27 o 


GROSS AMOUNT ELIGIBLE FOR PROGRESS 
PAYMENT (12 PLUS 15) 

TOTAL AMOUNT OF PROGRESS PAYMENTS TO IT ’7" 
RECOUPMENTS TO D*»TE AS MADE BY AF FiN-rAJ 

OFFICER 

UNRECOUPED PROGRESS PAYMENTS (17 LESS Ic) 

BALANCE (16 LESS 19) 

AOUNT IN LINE 16 ABOVE ^ 

TOTAL CONTRACT PRICE $ £22 ■ ffV 

CONTRACT PRICE OF ITEMS to, ygy-g p 
DELIVERED TO DATE ~ 

CONTRACT PRICE OF ITEMS 0/ / a ? po 

TO BE DELIVERED ZZ ZZ— — I 

(22 LESS 23) 

asK (OR OTHER LIMITATION PERCENTAGE IF . 
PROVIDED BY TIE CONTRACT) OF LINE 24(?*V> 
POSITIVE BALANCE, IF ANY (21 LESS 25) 

(IF NEGATIVE, INSERT O) 

NET AMOUNT AVAILABLE FOR PROGRESS PAYMENT 
(20 LESS 26) 


I - C? o£l. £ l 

H 7 

" m ^t£lhLL 

T ^ 9 <9 3^ 

♦ _ f 3 3 . j i — 


_ o ~ 


l 1, *71 33 
1 
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' 07 ' 


CUSTOMER CODE 

STAT 


MAIN AVENUE. NORWALK. CONNECTICUT 





TELEPHONE: VICTOR 7-2422 




CUST. REQ. NO. 

CUSTOMER ORDER NO. ft DATE 

MEMO 

QUOTE NO. 

NO. 

INV. 

DATE RECEIVED 


F ~ THE PERK IN-ELMER CORPORATION 

PROJECTOR DIVISION 

P.0. BOX 68, RIDGEWAY STATION 

STAMFORD, CONNECTICUT 


DATE ENTERED 


YES NO 

SALES ORDER NO. 


21)372 


REQUESTED DELIVERY 


^ THE INTERNATIONAL SURVEY CORP. 

% MR. JOHN SCHOEMER JR. 

220 EAST 1^2ND STREET 

NEW YORK, NEW YORK 

TERMS: 30 DAYS NET - NO CASH DISCOUNT 

IIZ ™ I cuow rurc 1 F.O.B. SELLER'S FACTORY^ 

i PPD - COL. SHOW CHGS. UNLESS OTHERWISE SPECIFIED 


’SI M °t u ,$7- part NO. 


DESCRIPTION 


SPECIAL MARKINGS estimated delivery schedule 

INVOICE NO. 

49723 

INVOICE DATE DATE SHIPPED 

k- 12-56 

S.c. PAR^ COMPLETE charges 

• I . I I T nni/.Ei ITEM QUAN. AMOUNT 

UNIT PRICE NO , SHIPPED 


TOTAL EXPENSES TO MARCH $ 1 , 

1956 

LESS: ITEM BILLINGS TO DATE 

UNRECOUPED PARTIAL PAYMENTS 
TO DATE 

AMOUNT AVAILABLE FOR PARTIAL 
PAYMENT 


|529k,332.: 

2.k7k.< 


315,105.6k 


296, 806 .ko 

/ 

t 18.299.2k 


STAT 


STAT 


STAr 


IAY2 \< 


APPROVED BY 

ADD -10 mnc 



IG OPTIC] 


PLEASE PAY LAST AMOUNT 


Claim, for .hortaa. L d. wlrhla fly. day. from rodot of aood.. Good, will not b. aecptod for cr«llt «ft.r 30 day. from data of Invoic*. 
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1 . . .... 


SCHl jle supporting progress pa. ,<ent invoice 

TOTAL COST BASIS ,i 




}?v 3 3 


CONTRACTOR’S NAME Co 

ADDRESS A4 ^ V < ^ /t/ 1)^ C o/O 

CONTRACT DATE 

AMOUNT OF CONTRACT t 11 j 2£JL££ 1 P -P- INVOICE NO c Vf7*3 


I. 

Z„ 

3„ 

4 0 

5. 

6o 

7. 
*3 a 

9o 

XOo 


II. 

13. 

15. 


16 „ 

17 u 

18, 

19, 

20 , 

21 , 

s. J 

23, 

24, 


25. 


26. 


27 


STATEMENT OF TOTAL COSTS INCURRED FROM 3\T* TO 3 -3 /-S~L 

(COSTS MUST BE CUMULATIVE TO DATE) 


DIRECT MATERIAL (EXCLUSIVE OF PROGRESS 
PAYMENTS TO SUBCONTRACTORS) 

PROGRESS PAY? ENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

DIRECT LABOR (OF PRIME CONTRACTOR ONLY) 
INDIRECT MANUFACTURING & PRODUCTION 
EXPENSE (SPECIFY RATE %) 

OTHER DIRECT COSTS ( iTWT SPECIFY) 

Hiwmxrr' 

GENERAL & ADMIN ISTRAT IVE EXPENSES 
(SPECIFY RATE ) 3.6 *) 

TOTAL COSTS t7 

COST, OR NEGOTIATED COST OR CONTRACT 
PRICE OF ITEMS DELIVERED 
TOTAL COSTS SUBJECT TO PROGRESS PAYMENT 
(9 LESS 10) 

DEDUCT PROGRESS PAYMENT (S) TO 
SUBCONTRACTOR (S) 

BAIANCE (II LESS 12 ) 
wVJ % OF LINE X3 
CSWRaCTOR’S OWN COSTS ELIGIBLE FOR 
PROGRESS PAYMENTS (13 LESS 14) 


GROSS AMOUNT ELIGIBLE FOR PROGRESS 
PA\MENT (12 PLUS 15) 

TOTAL AMOUNT OF PROGRESS PA /IF. VS ■ 
RECOUPMENTS TO DATE AS MADE BY AP j IN 
OFFICER 

UNRECOUFED PROGRESS PAYMENTS (1/ I.'O 

BALANCE (16 LESS 19) 

AOUNT IN LINE 16 ABOVE 

TOTAL CONTRACT PRICE $VY? 7SV <r* ** 

CONTRACT PRICE OF ITEMS TiV t75 >6 ~ 

DELIVERED TO DATE ^ “ 

CONTRACT PRICE OF ITEMS / b 0 , / 0 I .% « 

TO BE DELIVERED ... . 

( ZZ LESS 23) 

S&r (OR OTHER LIMITATION PERCENTAGE IF 
PROVIDED BY THE CONTRACT) OF LINE 
POSITIVE BALANCE, IF ANY '(21 LESS 25) 

(IF NEGATIVE, INSERT O) 

NET AMOUNT AVAILABLE FOR PROGRESS PAYMENT 
(20 LESS 26) 




£jp S55I 


££ £2JL11 

J I ■ rp 

. > 1 1 h££ ££. - 

3 <• J- £7 g l 


*) V 3 3^ 3 £ 
J-0 .7 7 3 ,3 


t> 


iAmn 


S »o. 0 73. 3 > 


}. /SC Jt 


i- > c •> 7 o . 3 ^ 


/?3. 7 ST. 3 3 
* »», 70 3.3* - 


A 

' P-Y7 v.o? 

xtSEa: 


lli lfclkg 

— 6' 
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THE PERKIN-ELMER CORPORATION 


> 


MAIM AVENUE, NORWALK, CONNECTICUT 

TELEPHONE: VICTOR 7-2422 



< 1 ^ 

i 3 
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SCwr i. £ SUPPORTING PROGRESS PA ENT INVOICE 
TOTAL COST BASIS 


a V7 31 

5 105//U 

3 3 


CONTRACTOR'S NAME ^Pe C g> 
ADDRESS 


CONTRACT NO. DATE 

AMOUNT OF CONTRACT 3-C. V?7.r# P.P. INVOICE NO. VggjK* 

STATEMENT OF TOTAL COSTS INCURRED FROM i-l-rf TO T- V-fT 
(COSTS MUST BE CUMULATIVE TO DATE) 1 


1. 


5- 



5 . 

10. 

11 . 

•12. 



1'. 


i f 

i t 


i w « 


;■ i 


> j 






# 

;>*7 


DIRECT HATER I AL( EXCLUSIVE OF PROGRESS 
PAYMENTS TO SUBCONTRACTORS) 

PROGRESS PAYMENTS TO SUBCONTRACTORS 
(IF PROVIDED IN THE CONTRACT) 

DIRECT LABOR (OF PRIME CONTRACTOR ONLY) 
INDIRECT MANUFACTURING & PRODUCTION 
EXPENSE (SPECIFY RATE %) 

OTHER DIRECT COSTS ( IFTRY SPECIFY) 


OTTOTAL 

GENERAL 4 : ADMINISTRATIVE EXPENSES 
(SPECIFY RATE / 3,0 %) 

TOTAL COSTS ( rTtUT^T 

COST, OR NEGOTIATED COST OR CONTRACT 

PRICE OF ITEMS DELIVERED 

TOTAL COSTS SUBJECT TO PROGRESS PAYMENT 

ID LESS 10 ) 

DEDUCT PROGRESS PAYMENT (S) TO 
SUBCONTRACTOR (S) 

BALANCE (11 LESS IE) 

O ~~ % OF LINE 1* 

rouTR A ctor * s ow n costs eligible for 

PROGRESS PAYMENTS (1J LESS ID) 


•ROSS AMOUNT ELIGIBLE FOR PROGRESS 
PAYMENT (12 PLUS 1 

TOTAL AMOUNT of PROGRESS PAYMENTS TO DATE 
RECOUPMENTS TO DATE AS MADE BY AF FINANCE 
OFFICER 


UNRECOUPED PROGRESS PAYMENTS* 17 LESS 18) 
BALANCE (Ifc LESS 19) 

AMOUNT IN LINE 16 ABOVE 
TOTAL CONTRACT PRICE 
CUNT PACT PRICE OF ITEMS 
DELIVERED TO DATE 


Yl* Y 


Jo » 


l 


2—02 




: ON TRACT PRICE OF ITEMS & / J 7 7 3 ^ % o 
TO BE DELIVERED ======== 


1 22 LESS 23) 

(OR OTHER LIMITATION PERCENTAGE I i 
PriOVlUED BY THE CONTRACT) Of LINE 24 
POSITIVE BALANCE, IF ANY (21 LESS ? c ,) 

(IF NEGATIVE, INSERT 0) 

NET AMOUNT AVAILABLE F OR PROGRESS PAYMENT 
(20 LESS 26) 


0 Q t /, £3 9, g 


1±7±2jJ>A 

— UJU. t tl 

L >n.T7 

lit 

3t 3 it. Tr 

% iiUtiSjjr 

ixi, mu ix ■ 

7 1 .3 7 i .** - 

— Q 

ntfent 

v *7 



l±l it£, j/ * 
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